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BILL NO. S-88-01- Q2 Y 


SPECIAL ORDINANCE NO. s XO-/ J^ 


AN ORDINANCE approving Change 
Order No. 1 for Res. 6080-87, 


Asphalt Resurfacing -6th 
Package, with Wayne Asphalt 
& | Construction Company, in 


connection with the Board 
of Public Works and Safety 
of the :Gity of Fort. Wayne, 
Indiana. 
NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION. 1s That Change Order No. 1 for Res. 
6080-87, Asphalt Resurfacing-6th Package, with Wayne Asphalt 
& Construction Company, in connection with the Board of 
Public Works and Safety, for: 
this Change Order is necessary 
because of the following: 
to show a reflection of 
quantities used to complete 
project and- tov add to. the 
items of new manhole castings 
and temporary striping to 
the project ; 
involving a net decrease of Forty-Seven Thousand, Six Hundred 
Ninety and 58/100 Dollars ($47,690.58), all as more 
particularly set forth in the specifications, and which 
is on file with the Office of the Board of Public Works 
and Safety and is by reference incorporated herein, made 
a part hereof, and is hereby in all things ratified, 
confirmed and approved. 
SECTION 2. That this Ordinance shall be in full 


force and effect from and after its passage and any and 


all necessary approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 
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CHANGE ORDER 13/39 
Change Order No. : Resolution No. _ 6080-87 
Project No. ' Board Order No. 
Name of Project Asphalt Resurfacing 6th Package Date 1/5/88 
AP Wayne Asphalt & Construction Co. 
(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Item Description of Change Change in Contract Price 


No. Quantit Unit Price Decrease Increase 





Total Decrease 





Total Increase E 


Net (Decrease) (weres) Contract Price | $47,690.58 | | 


The sum of $ 47,690.58 is hereby (Geddedobo) (deducted from) the total contract 
price, and the final contract price shall be adjusted as follows: 


Original Contract Price $ 396,271.09 

Current Contract Price Adjusted by Previous Change Order $  ------- 

New Contract Price Including this Change Order $ 348,580. 
The time provided for completion in the contract for this project is (unchanged) (Xxx EEG) 
(dmExExxsHÀ by calendar days due to this Change Order. The date for completion 
of all work shall be Same . Furthermore, this document shall become am 





amendment to the contract and all provisions of the contract shall apply hereto. 


Date AALS e 
/ à 


Accepted by: —— c X CAS i EA > Contractor Date 
"y a [utp Gap 
Approved by: AAI Lf Ei 2^7 (City Engineer) Date M - 
7 
7 
Approved by: AU E E OL Owner) Date MEE) dah aee 9 
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Attested by NS "oA "P. y». Maha alae ee Date (LS ep 





Chief MEST a Engineer 
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Change Order No. 1 
Resolution No. 6080-87 
Board Order No. 
REQUEST AND JUSTIFICATION FOR CHANGE 
D ese ems uA CLE IDEO INY ORO EUH E: 


———————D 
- 


Necessity for change: To show a reflection of quantities used to complete project 


and to add the items of new manhole castings and temporary striping to the project. 
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Will proposed change alter size of the project? Yes Hai. <2 


If yes, explain: 

Ie es ee EAE 
eee 
—————————————————————À——————— LLL 
Affect on operation and maintenance cost of this project: NONE 


ees 
——————————————————————— ÉL 

















í ff Grogs; Project Engineer 


Read the e tirso rine in full and on motion by 7 
seconded by , 


: and dul dopted, viste time by 
title and referred to the Committee on am and the 
City Plan Commission for recommendation) and Public Da end to be hgld after 

















due legal notice, at the Council Confere ; uilding, 
Fort Wayne, Indiana, on , the , day 
of 50.9 Let AM ye One Les 
DATED: (7e 5 y CJ EN P: if wu ace a 
SANDRA E. KENNEDY, CITY CLERK 
Read the third /time in full and on motion by atttt< 2) ; 
seconded by "Ce , and duly adopted, placed on its 
passage. PASSED LOST by the following vote: ; 
AYES NAYS ABSTAINED ABSENT 
TOTAL VOTES F 
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GiaQUINTA 
La 
HENRY 
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C= 
REDD 
SCHMIDT a 
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STIER 
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TALARICO 





Dania bc NOME We f ret 


SANDRA E. KENNEDY, CITY CLERK 





Passed and adopted by the Common Council of the City of Fort Wayne, 


Indiana, as (ANNEXATION) —— -(APPROPRIATION)-— — — (GENERAL) 
(SPECIAL) pre eu ; RESOLUTION-NO. e e. 


on the A Pao rf A Eda yof 


T Á Laas SEAL E cs ) ves 

VA X VV t Ec — yo 4 NU 
Ceu RC FLUE uum. ae "As ere 
SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER 


Presented by me to the Mayor of AY of Fort Wayne, Indiana, on 
Jp 
the Ve exi 








Lt t = é ^ A + BS fe jd 
SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this low day of Mele . 
19 EAS , at the hour of |t ho o'clock A ois) pilus Siecle 


MS 


PAUL HELMKE, MAYOR 


T Anpr. 
TITLE OF ORDINANCE Change Order #1, Res. oe ee epee Rosti Prana o PE 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 
SYNOPSIS OF ORDINANCE--. Change Order #1, Res. 6080-87, Asphalt Resurfacing, 
6th pied: de nogepraiy to show a reflection of quantities used to com- 
plete project and to-add to the items of new manhole castings and tem- 
porary striping to the project. Wayne Asphalt & Construction Company, 


is the Contractor. 








MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease $47,690.58 


Be a er eee a a Oe 


ASSTGNED TO COMMITTEE 
rn at So ge a SEES 


fy Ae eer > Tia E INC ONT SS E ee 


$-88-01-24 


BILL NO. 
REPORT OF THE COMMITTEE oN PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOLUTION) approving Change Order 


No. 1 for Res. 6080-87, Asphalt Resurfacing -6th Package 
with Wayne Asphalt & Construction Company, in connection with 
the Board of Public Works and Safety of the City of Fort 


Wayne, Indiana 

















i HAVE HAD SAID (ORDINANCE) (RESQOGEUREOGN) UNDER CONSIDERATION 


AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


(ORDINMNCE)  PHERDIASEENK cou 0 d a try Wee 


YES NO 


\MUEL J. TALARICO 
AIRMAN 







JAMES S. STIER 





Sandra E. Kennedy 
City Clerk 


